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HAPEN-N 

Honorable  Brendan  T.  Byrne 

(2)  Provide  protection  against  wave  erosion  on  the  upstream  face  of 
the  dam. 

(3)  Repair  the  deteriorated  sections  of  concrete  on  the  spillway 
wingwall  and  bridge  soffit. 

d.  The  owner  should  develop  written  operating  procedures  and  a  periodic 
maintenance  plan  to  ensure  the  safety  of  the  dam,  within  one  year  from  Che 
date  of  approval  of  this  report. 

e.  An  emergency  action  plan  and  warning  system  should  be  developed 
which  outlines  actions  to  be  taken  by  the  owner  to  minimize  the  downstream 
effects  of  an  emergency  at  the  dam  within  six  months  from  the  date  of 
approval  of  this  report. 

A  copy  of  the  report  is  being  furnished  to  Mr.  Dirk  C.  Hofman,  New  Jersey 
Department  of  Environmental  Protection,  the  designated  State  Office  contact 
for  this  program.  Within  five  days  of  the  date  of  this  letter,  a  copy  will 
also  be  sent  to  Congressman  Courter  of  the  Thirteenth  District.  Under  the 
provision  of  the  Freedom  of  Information  Act,  the  inspection  report  will  be 
subject  to  release  by  this  office,  upon  request,  five  days  after  the  date  of 
this  letter. 

Additional  copies  of  this  report  may  be  obtained  from  the  National  Technical 
Information  Services  (NTIS),  Springfield,  Virginia  22161  at  a  reasonable 
cost.  Please  allow  four  to  six  weeks  from  the  date  of  this  letter  for  NTIS 
to  have  copies  of  the  report  available. 

An  important  aspect  of  the  Dam  Inspection  Program  will  be  the  implementation 
of  the  recommendations  made  as  a  result  of  the  inspection.  We  accordingly 
request  that  we  be  advised  of  proposed  actions  taken  by  the  State  to 
implement  our  recommendations. 

Sincerely, 


1  Incl 
As  stated 


ROGER  L.  BALDWIN 

Lieutenant  Colonel,  Corps  of  Engineers 
Commander  and  District  Engineer 


Copies  furnished: 

Mr.  Dirk  C.  Hofman,  P.E. ,  Deputy  Director 

Division  of  Water  Resources 

N.J.  Dept,  of  Environmental  Protection 

P.0.  Box  CN029 

Trenton ,  NJ  08625 

Mr.  John  O'Dowd,  Acting  Chief 
Bureau  of  Flood  Plain  Regulation 
Division  of  Water  Resources 
N.J.  Dept,  of  Environmental  Protection 
P.O.  Box  CN029 
Trenton,  NJ  08625 


LAKE  LACKAWANNA  DAM  (NJ00817) 


CORPS  OF^ENGINEERS  ASSESSMENT  OF  GENEkAL  CONDITIONS 


This  dam  was  inspected  on  A  February  1980  by  Louis  Berger  ana  Associates, 
lhci  under  contract  to  the  State  of  New  Jersey.  The  State,  under  agreement 
with  the  U.S.  Army  Engineer  District,  Philadelphia,  had  this  inspection 
performed  in  accordance  with  the  National  Dam  Inspection  Act,  Public  Lav. 
92-36 7. 

Lake  Lackawanna  Dam,  initially  listed  as  a  high  hazaro  potential  structure, 
but  reduced  to  a  significant  hazard  potential  structure  as  a  result  of  this 
inspection,  is  judged  to  be  in  good  overall  condition.  The  dam’s  spillway 
is  considered  inadequate  because  a  flow  equivalent  to  74  percent  of  the  One 
Hundred  Year  Flood  would  cause  the  dam  to  be  overtopped.  To  ensure  adequacy 
of  the  structure,  the  following  actions,  as  a  minimum,  are  recommended: 

a.  The  spillway's  adequacy  should  be  determined  by  a  qualitied 
professional  consultant  engaged  by  the  owner  using  more  sophisticated 
methods,  procedures  and  studies  within  six  months  from  the  date  of  approval 
of  this  report.  Within  three  months  of  the  consultant's  findings  remedial 
measures  to  ensure  spillway  aoequacy  should  be  initiated. 

b.  Within  three  months  from  the  date  of  approval  of  this  report  the 
owner  should  initiate  a  program  to  monitor  the  seepage  in  the  swale  at  the 
downstream  toe  near  the  left  abutment  to  determine  the  source  of  the  seepage 
and  any  necessary  remedial  measures. 

c.  Within  twelve  months  from  the  date  of  approval  or  this  report  the 
following  remedial  actions  should  be  initiated: 

(1)  The  brush  and  trees  on  the  embankment  should  be  removed  and  the 
erdded  areas  filled  and  seeded. 


(2)  Provide  protection  against  wave  erosion  on  the  upstream  face  of 
the  dam. 

(3)  Repair  the  deteriorated  sections  of  concrete  on  the  spillway 
wingwall  and  bridge  soffit. 

d.  The  owner  should  develop  written  operating  procedures  and  a  periodic 
maintenance  plan  to  ensure  the  safety  of  the  dam,  within  one  year  from  the 
date  of  approval  of  this  report. 

e.  Art  emergency  action  plan  and  warning  system  should  be  developed 
which  outlines  actions  to  be  taken  by  the  owner  to  minimize  the  downstream 
effects  of  an  emergency  at  the  dam  within  six  months  from  the  date  of 
approval  of  this  report. 


APPROVED: 


ROGER  L-  BALDWIN 

Lieutenant  Colonel,  Corps  of  Engineers 
Commander  and  District  Engineer 


PHASE  I  REPORT 

NATIONAL  DAM  INSPECTION  PROGRAM 


Name  of  Dam  Lake  Lackawanna  Dam  Fed  ID#  NJ  00817 


State  Located _ New  Jersey _ 

County  Located  Sussex 

Coord inates  _ Lat.  4056.8  -  Long.  7442.1 

Stream _ _ Lubbers  Run  _ 

Date  of  Inspection  February  4,  l98l _ 


ASSESSMENT  OF 
GENERAL  CONDITIONS 


Lake  Lackawanna  Dam  is  considered  to  be  in  generally  good 
overall  condition  although  its  spillway  capacity  can  accom¬ 
modate  only  73%  of  the  100-vear  design  flood.  It  is  recom¬ 
mended  that  the  hazard  classification  be  changed  to  signi¬ 
ficant  since  there  are  several  homes  and  a  road  bridge 
downstream  that  could  sustain  damage  in  the  event  of  a  dam 
failure.  Since  the  spillway  capacity  is  inadequate,  more 
precise  hydraulic  and  hydrologic  analyses  should  be  under¬ 
taken  to  determine  the  need  for,  and  type  Of,  mitigating 
measures  required.  It  is  further  recommended  that  the  swale 
at  the  downstream  toe  near  the  left  abutment  be  monitored  to 
determine  the  source  of  the  seepage.  Other  remedial  meas¬ 
ures  to  be  undertaken  in  the  future  include  the  repair  of 
the  concrete  at  the  spillway,  removal  of  brush  and  trees 
from  the  embankment,  repair  of  the  eroded  areas  on  the 
embankment,  and  the  provision  of  riprap  or  other  wave 
protection  between  the  dock  and  spillway  on  the  upstream 
face  of  the  dam.  It  is  further  recommended  that  the  owner 
develop  a  periodic  maintenance  program,  an  emergency  action 
plan,  and  a  warning  system  to  reduce  the  downstream  hazard 
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PREFACE 


This  report  is  prepared  under  guidance  contained  in  the 
Recommended  Guidelines  for  Safety  Inspection  of  Dans,  for 
Phase  I  Investigations.  Copies  of  these  guidelines  can  be 
obtained  from  the  Office  of  Chief  of  Engineers,  Washington, 
D.C.  20314.  The  purpose  of  Phase  I  investigations  is  to 
identify  expeditiously  those  dams  that  may  pose  hazards  to 
human  life  or  property.  The  assessment  of  the  general 
condition  of  the  dam  is  based  on  available  data  and  visual 
inspections.  Detailed  investigation  and  analyses  involving 
topographic  mapping,  subsurface  investigations,  testing,  and 
detailed  computational  evaluations  are  beyond  the  scope  of  a 
Phase  I  investigation;  however,  the  investigation  is 
intended  to  identify  any  need  for  such  studies. 

In  the  review  of  this  report,  it  should  be  realized  that  the 
reported  condition  of  the  dam  is  based  on  observations  of 
field  conditions  at  the  time  of  inspection  along  with  data 
available  to  the  inspection  team.  It  is  important  to  note 
that  the  condition  of  a  dam  depends  on  numerous  and  con¬ 
stantly  changing  internal  and  external  conditions* and  is 
evolutionary  in  nature.  It  would  be  incorrect  to  assume 
that  the  present  condition  of  the  dam  will  continue  to 
represent  the  condition  of  the  dam  at  some  point  in  the 
future.  Only  through  continued  care  and  inspection  can 
there  be  any  chance  that  unsafe  conditions  will  be  detected. 

Phase  I  inspections  are  not  intended  to  provide  detailed 
hydrologic  and  hydraulic  analyses.  In  accordance  with  the 
established  guidelines,  the  spillway  test  flood  is  based  on 
the  estimated  "probable  maximum  flood"  for  the  region 
(greatest  reasonable  possible  storm  runoff)  or  fractions 
thereof.  The  test  flood  provides  a  measure  of  relative 
spillway  capacity  and  serves  as  an  aid  in  determining  the 
need  for  more  detailed  hydrologic  and  hydraulic  studies, 
considering  the  size  of  the  dam,  its  general  condition,  and 
the  downstream  damage  potential. 


PHASE  I  INSPECTION  REPORT 
NATIONAL  DAM  INSPECTION  PROGRAM 
NAME  OF  DAM:  LAKE  LACKAWANNA  DAM  FED#  NJ  00817 


SECTION  1  -  PROJECT  INFORMATION 


1.1  GENERAL 

a.  Authority 

This  report  is  authorized  by  the  Dam  Inspection 
Act,  Public  Law  92-367,  and  has  been  prepared  in 
accordance  with-  Contract  FPM-36  between  Louis 
Berger  &  Associates,  Inc.  and  the  State  of  New 
Jersey  and  its  Department  of  Environmental 
Protection,  Division  of  Water  Resources.  The 
State,  in  turn,  is  under  agreement  with  the  U.S. 
Army  Engineer  District,  Philadelphia  to  have  this 
inspection  performed. 

b.  Purpose  of  Inspection 

The  purpose  of  this  inspection  is  to  evaluate  the 
structural  and  hydraulic  condition  of  the  Lake 
Lackawanna  Dam  and  appurtenant  structures  and  to 
determine  if  the  dam  constitutes  a  hazard  to  human 
life  or  property. 

1.2  DESCRIPTION  OF  PROJECT 

a.  Description  of  Dam  and  Appurtenances 

Lake  Lackawanna  Dam  consists  of  a  224-foot-long 
earth  embankment  with  an  86-fodt-long  concrete 
spillway  at  the  right  abutment.  The  embankment 
has  a  3H : IV  downstream  slope,  a  crest  width  of  10 

,  feet,  and  a  5-foot-wide  concrete  sidewalk  and  curb 
extending  to  the  left  abutment.  A  wooden  deck  has 
been  constructed  adjacent  to  a  concrete  headwall 
structure  for  the  40-inch-diameter  steel  drain 
pipe.  A  6.5-foot-wide  concrete  bridge  extends 
across  the  spillway  at  the  centerline  of  the  dam. 
The  bridge  is  supported  on  three  concrete  piers, 
each  of  which  is  2.67  feet  wide.  A  concrete  ogee 
wei.r  located  10  feet  upstream  from  the  bridge 
discharges  down  a  concrete  apron  to  a  6-inch-high 
sill  located  7  feet  below  the  weir  and  3  feet 
upstream  of  the  bridge.  The  sill  contains  four 
18-inch-wide  notches  placed  to  coincide  with  the 
center  of  the  spillway  channels  between  the  bridge 
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5  piers.  The  clear  opening  between  each  pier  beneath 
the  bridge  is  6.4  feet  high  by  19.5  feet  wide. 
Downstream  of  the  bridge  the  spillway  empties  into 
a  bedrock  channel  at  a  point  about  50  feet  from  the 
ogee  weir. 

b.  Location 

The  dam  is  located  on  Lubbers  Run  approximately 
6,650  feet  northeast  of  the  intersection  of  Route 
206  and  Lackawanna  Drive  in  Byram  Township,  Sussex 
County,  New  Jersey.  Access  to  the  dam  is  possible 
via  Route  206,  Lackawanna  Drive,  Heminover  Street, 
and  Richmond  Road. 

c.  Size  Glassification 

The  dam  at  Lake  Lackawanna  has  a  maximum  height  of 
14.6  feet  and  a  maximum  storage  capacity  of  988 
acre  feet.  Accordingly,  this  dam  is  in  the  small 
size  category  as  defined  by  the  criteria  in  the 
Recommended  Guidelines  for  Safety  Inspection  of 
Dams  (storage  less  than  1,000  acre-feet  and  height 
less  than  40  feet). 

d.  Hazard  Classification 

The  dam  is  located  in  a  sparsely  developed  valley 
in  rural  Sussex  County.  There  are,  however,  new 
homes  being  built  in  the  Lake  Lackawanna  community 
downstream  of  the  lake.  Several  of  the  homes  are 
within  150  feet  of  the  stream  channel,  and  while 
they  appear  to  be  located  several  feet  above  the 
stream  channel,  it  is  possible  they  could  sustain 
substantial  flood  damage  in  the  event  of  a  dam 
failure.  Moreover,  Heminover  Street,  a  small  local 
road  serving  the  east  half  of  the  lake  community, 
crosses  over  the  stream  channel  about  225  feet 
downstream  from  the  dam.  Communication  with  Mr. 
David  Rush,  a  representative  of  the  owner,  indi¬ 
cates  that  the  Heminover  Street  bridge  and  roadway 
have  been  overtopped  in  the  past  during  hurricanes, 
with  no  apparent  damage  to  eithe  structure.  How¬ 
ever  it  is  believed  that  the  flood  wave  created  by 
a  dam  failure  could  cause  serious  damage  to  both 
the  bridge  and  other  downstream  structures  and  pos¬ 
sibly  result  in  t:.e  loss  of  a  few  lives.  Accord¬ 
ingly,  it  is  recommended  that  this  dam  be  placed  in 
the  significant  hazard  category. 

e.  Ownership 

The  dam  is  owned  by  the  Lake  Lackawanna  Investment 
Co.  who  may  be  contacted  through  David  Rush,  36 
Richmond  Road,  Stanhope,  K.J. 
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f.  Purpose  of  Dam 

The  purpose  of  the  dam  is  recreation. 

g.  Design  and  Construction  History 

No  information  is  \ailable  regarding  the  design  of 
the  dam  although  it  was  built  around  1954. 

h.  Normal  Operating  Procedures 

Operating  procedures  t  the  cam  consist  of  lowering 
the  lake  every  tnird  year  to  repair  docks  and  per¬ 
form  routine  maintenance  on  tne  dam,  its  spillway, 
and  the  intake  to  the  low  level  drain.  Periodic 
maintenance,  consisting  of  debris  removal  and  minor 
repair  work  is  performed  twice  a  year  by  members  of 
the  lake  association. 

1.3  PERTINENT  DATA 


a.  Drainage  Area 

Lake  Lackawanna  Dam  has  a  drainage  area  of  13.2 
square  miles,  which  consists  primarily  of  sparsely 
developed  woodlands. 

b.  Total  spillway  capacity  at  maximum  pool  elevation 
is  2,745  cfs. 

c.  Elevations 

Top  of  dam  .  -  716.6 

Spillway  crest  -  712.5 

Streambed  at  centerline  of  dam  -  702.0 

d.  Reservoir 

Length  of  maximum  pool 
(top  of  dam)  -  4,900 

Length  of  recreation  pool 
(spillway  crest)  -  4,500 

e.  Storage  (acre-feet) 


Top  of  dam  -  988 

Recreation  pool  -  410 

f.  Reservoir  Surface  (acres) 

Top  of  dam  -  166 

Recreation  pool  -  114 
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g .  Dam 


Type  -  Earth  with  concrete  spillway  at  right 
abutment 

Length  -  310  feet 
Height  -  14.6  feet 
Top  width  -  10  feet 

Side  slopes  -  3H:1V  downstream;  upstream  slope 
unknown 

Zoning  -  Unknown 

Impervious  blanket  -  Unknown 

Corewall  -  Unknown 

Cutoff  -  Unknown 

Grout  curtain  -  Unknown 

h.  Diversion  and  Regulating  Tunnel  -  None 

i.  Spillway 

Type  -  Concrete  ogee  weir  at  right  abutment 

Weir  length  -  86  feet 

Gates  -  None 

U/S  channel  -  None 

D/S  channel  -  Concrete  lined,  21-foot-long  posi¬ 
tively  sloped  channel  that  steps  down 
1.25  feet  to  a  natural,  bedrock-lined 
channel. 

j.  Regulating  Outlets 

A  40-inch-diameter  gate  operated  G.I.P  drain  is 
located  at  the  junction  of  the  embankment  and  the 
left  abutment  Of  the  spillway.  The  pipe  extends 
from  a  concrete  headwall  on  the  upstream  side  of 
the  embankment  diagonally  through  the  spillway 
sidewall  and  empties  into  the  spillway  channel 
downstream  of  the  concrete  fOot  bridge  at  outlet 
invert  elevation  704.0. 
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SECTION  2  -  ENGINEERING  DATA 


2.1  DESIGN 

No  information  was  available  regarding  the  Dam 
Application,  design  details,  or  details  of  the 
dam's  construction.  The  NJDEP  does  not  have 
microfilm  records  of  this  structure  or  a  Dam 
Application  number. 

2.2  CONSTRUCTION 

Although  details  pertaining  to  the  construction  of 
the  dam  were  riot  available,  information  pertaining 
to  the  geology  of  the  area  was  obtained  from  the 
Geologic  Map  of  New  Jersey  arid  the  Rutgers  Engi¬ 
neering  Soil  Survey  of  Sussex  Cburity. 

The  dam  is  located  in  a  narrow  bedrock  valley  that 
is  overlain  by  glacial  drift  and  alluvium.  The 
overburden  consists  of  silty  sands  and  gravels  with 
an  appreciable  number  of  cobbles  and  boulders.  The 
bedrock  underlying  the  dam  is  Pre-Cambrian  Losee 
gneiss,  a  hard,  dense  granitoid  that  exhibits  a 
well-deveioped  joint  system.  The  bedrock  is  .at  the 
ground  surface  immediately  downstream  of  the  spill¬ 
way  . 

2.3  OPERATION 

There  is  no  information  available  pertaining  to 
formal  dam  operations.  However,  since  the  sole 
purpose  of  the  dam  is  the  impoundment  of  a  lake  for 
recreational  purposes,  the  spillway  appears  ade¬ 
quate  to  perform,  unattended,  the  water  level  reg¬ 
ulation  function  at  the  dam. 

2. 4  EVALUATION 

a.  Availability 

No  design  or  construction  information  was  available 
to  the  inspection  team.  The  dam  evaluation  was 
based  on  geotechnical  information  available  in  the 
general  literature  of  this  area,  field  observa¬ 
tions,  arid  measurements  made  at  the*  dam  site. 
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b.  Adequacy 

Although  none  of  the  original  design  data  was 
available  for  review,  field  observations  and  a 
literature  review  yielded  sufficient  information  to 
evaluate  this  dam  within  the  purview  of  PL  92-367. 

c.  Validity 

There  are  no  engineering  data  available  for  evalu¬ 
ation. 
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SECTION  3  -  VISUAL  INSPECTION 


FINDINGS 


General 

Visual  inspection  of  Lake  Lackawanna  Dam  was  per¬ 
formed  on  February  4,  1981,  at  which  time  about  an 
inch  of  water  was  passing  over  the  weir.  The  dam 
appears  to  be  in  a  generally  good  condition,  al¬ 
though  the  downstream  embankment  needs  some  cosme¬ 
tic  landscaping. 


The  dam's  embankment  is  in  fair  condition  although 
it  exhibits  some  signs  of  neglect.  Heavy  brush  and 
several  trees  were  observed  on  the  downstream  face, 
and  debris  and  garbage  litter  the  backslope  and  the 
area  immediately  downstream.  Minor  erosion  was 
noted  at  the  center  of  the  downstream  slope  and 
alongside  the  left  wingwall  of  the  spillway.  While 
the  vertical  alignment  of  the  crest  is  generally 
good,  the  upstream  face  of  the  embankment  is  some¬ 
what  irregular  due  to  the  establishment  of  a  sandy 
bathing  beach  near  the  left  abutment  and  the  con¬ 
struction  of  a  deck  area  near  the  gate  structure  of 
the  outlet  pipe  on  the  upstream  face.  Wave  action 
is  funneled  between  the  deck  and  the  concrete  walls 
adjoining  the  spillway,  increasing  the  wave  erosion 
at  that  point.  Dampness  was  observed  along  the 
downstream  toe,  extending  from  the  left  abutment 
toward  the  center  of  the  dam.  A  75-foot-long 
drainage  swale  is  located  in  this  area  and  the 
wetness  could  be  due  to  surface  runoff  from  the 
abutment  area  rather  than  from  seepage  through 
the  dam. 


Appurtenant  Structures 

The  spillway  weir  and  side  walls  are  in  generally 
good  condition,  although  some  concrete  spalling  was 
noted  at  the  downstream  end  of  the  right  sidewall. 
Minor  spalling  was  also  observed  at  the  soffit  of 
the  bridge  arch  nearest  to  the  embankment.  The 
outlet  pipe  also  appeared  in  good  condition  as  did 
the  gate  valve  and  headwall  structure,  although  the 
wheel  was  missing  from  the  gate  stem.  Removal  of 
the  wheel  to  prevent  vandalism  and  unauthorised 
lowering  of  the  lake  is  a  common  practice. 
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d.  Reservoir 


The  lake  is  bounded  on  the  west  by  relatively 
steep,  wooded  slopes.  Almost  the  entire  perimeter 
of  the  lake  is  developed  with  small  summer  and  year 
round  residences.  Recent  development  is  most  heavy 
to  the  east  and  south  of  the  lakes,  where  the  ter¬ 
rain  is  flatter  and  more  conducive  to  contemporary 
development  norms.  Ice  precluded  a  thorough  in¬ 
spection  of  the  upstream  portions  of  the  dam  below 
the  water  line  but  there  does  not  appear  to  be  a 
significant  build-up  of  sediment  in  front  of  the 
spillway.  This  could  be  due  to  the  fact  that  Dallis 
Pond  at  the  upstream  end  of  Lake  Lackawanna  acts  as 
a  sediment  trap,  reducing  the  amount  of  siltation 
in  the  lower  lake. 

e.  Downstream  Channel 

• 

Discharge  from  the  spillway  flows  down  a  natural 
bedrock,  stone— laden  channel  to  a  road  bridge  about 
225  feet  beyond  the  toe  of  the  dam.  The  opening  of 
the  bridge  is  5  feet  by  18  feet,  and  it  would  pre¬ 
sent  a  constriction  to  very  heavy  flows  until  the 
road  adjacent  to  the  bridge  is  overtopped.  The 
channel  gradient  and  side  slopes  flatten  out  about 
1,300  feet  downstream  of  the  dam  since  the  valley 
widens  into  a  large  swampy  area,  which  extends  to 
Route  206.  Several  recently  built  houses  are 
located  within  150  feet  of  the  stream  channel  less 
than  1,000  feet  downstream  of  the  dam. 
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SECTION  4  -  OPERATIONAL  PROCEDURES 


4.1  PROCEDURES 

The  dam  functions  essentially  without  regulation 
throughout  the  year.  Every  third  year  the  owners 
get  permission  from  the  State  Fish  and  Game  Divi¬ 
sion  to  lower  the  lake  for  maintenance  and  dock 
repairs.  The  lake  level  remains  down  until  repairs 
are  completed/  at  which'  time  the  lake  is  left  to 
refill  to  normal  pool  elevation.  No  other  opera¬ 
tional  procedures  are  practiced  as  a  matter  of 
routine;  however,  members  of  the  association  are 
available  to  lower  the  lake  level  should  extraordi¬ 
nary  circumstances  dictate  such  an  action. 

4.2  MAINTENANCE  OF  DAM 

Maintenance  of  the  dam  and  spillway  is  performed 
twice  a  year  by  members  of  the  lake  association. 
This  work  is  generally  limited  to  light  landscaping 
and  debris  removal  from  the  embankment,  spillway, 
drain  inlet,  or  downstream  channel.  When  more  ex¬ 
tensive  remedial  work  is  required,  the  association 
engages  the  services  of  outside  contractors  spe¬ 
cializing  in  the  necessary  types  of  repairs. 

4.3  MAINTENANCE  OF  OPERATING  FACILITIES 

As  indicated  above,  maintenance  of  the  drain  is 
usually  performed  by  members  of  the  lake  associa¬ 
tion.  At  present,  this  work  is  generally  limited 
to  cleaning  debris  and  silt  from  the  entrance  and 
within  the  low  level  drain,  lubricating  and  check¬ 
ing  the  operation  of  the  gate  valve  every  third 
year,  and  inspecting  visible  portions  of  the  pipe 
for  obvious  defects  or  conditions  requiring  re¬ 
pairs. 

4.4  DESCRIPTION  OF  WARNING  SYSTEM  IN  EFFECT 


No  formal  warning  system  exists  at  the  dam,  al¬ 
though  members  of  the  association  make  periodic 
inspections  of  the  dam  and  spillways. 
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EVALUATION  OF  OPERATIONAL  ADEQUACY 

In  view  of  the  limited  requirements  placed  on  the 
regulatory  facilities  at  the  dam,  the  existing 
Operational  procedures  are  considered  satisfactory. 
The  employment  of  a  regular  periodic  maintenance 
program  is  considered  laudable,  although  it  is  felt 
that  the  association  should  direct  more  attention 
toward  removal  of  the  excessive  growth  oh  the  dam 
embankment. 


SECTION  5  -  HYDRAULIC/HYDROLOGIC 


5.1  EVALUATION  OF  FEATURES 

a.  Design  Data 

Pursuant  to  the  Recommended  Guidelines  for  Safety 
Inspection  of  Dams,  Lake  Lackawanna  Dam  is  a  small 
size  and  significant  hazard  dam.  Accordingly!  the 
100-year  frequency  storm  was  chosen  as  the  design 
flood  by  the  inspecting  engineers.  Inflow  to  the 
reservoir  for  the  selected  storm  was  computed  by 
the  HEC-1  computer  program  utilizing  precipitation 
data  from  Technical  Paper  40  and  Technical  Memo¬ 
randum  NWS  HYDROUS 5/  which  gave  a  peak  inflow  of 
4,6l6  cfs.  Routing  this  storm  through  the  reser¬ 
voir  reduced  the  peak  discharge  to  3,818  cfs. 
Because  the  spillway  capacity  is  2,799  cfs,  it  can 
only  accommodate  73%  of  the  100-year  storm  and  is 
therefore  inadequate. 

b.  Experience  Data 

There  are  no  streamflow  records  available  for  this 
site  nor  have  records  been  kept  regarding  the  dam's 
hydraulic  performance  since  its  construction. 

c.  Visual  Observations 

There  is  no  evidence  of  recent  problems.  The  lake 
level  was  at  normal  pool  elevation  at  the  time  of 
inspection.  Although  the  surface  of  the  lake  was 
entirely  frozen,  water  was  flowing  over  the  weir. 

d.  Overtopping  Potential 

Employing  the  discharge  and  spillway  capacities 
'  contained  herein,  the  dam  would  be  overtopped  by 
0.84  feet  in  the  event  of  the  lOO^-year  frequency 
storku  However,  there  are  no  records  or  indica¬ 
tions  that  the  dam  has  ever  been  overtopped. 

e.  Drawdown 

A  40-inch  gate-controlled  steel  pipe  is  available 
for  drawdown  to  elevation  705.5  NGVD.  Draw  down 
can  be  accomplished  in  approximately  5.6  days* 
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SECTION  6  -  STRUCTURAL  STABILITY 

6.1  EVALUATION  OF  STRUCTURAL  STABILITY 


a.  Visual  Observations 

No  deficiencies  of  a  structural  nature  were  noted 
during  the  inspection  of  this  dan.  The  crest  is 
uniforn  in  a  horizontal  plane  and  the  height-to- 
v/idth  ratio  is  conservatively  modest  (1.4:1).  No 
indications  of  mass  movement  of  material,  such  as 
settlement,  sloughing,  of  cracking,  were  noted. 

b.  Design  and  Construction  Data 

As  indicated  in  Section  2,  no  information  is  avail¬ 
able  regarding  the  design  or  construction  history 
of  the  dam.  However,  field  observations  reveal  the 
dam  is  well  built  and  conservative  in  design.  Al¬ 
though  the  composition  of  the  dam  is  unknown  at 
present,  the  condition  of  the  appurtenances  is 
quite  good,  indicating  a  well  supervised  construc¬ 
tion  utilizing  select  materials  throughout. 

c.  Operating  Records 

While  no  formal  operating  records  are  maintained  by 
the  lake  association,  the  dam  appears  to  have  per¬ 
formed  satisfactorily  since  its  construction. 

d.  Post  Construction  Changes 

The  only  modification  at  the  dam  appears  to  be  the 
addition  of  a  deck  and  bathing  area  on  the  upstream 
face,  neither  of  which  affect  the  structural  integ¬ 
rity  of  the  dam. 

e.  Seismic  Stability 

Lake  Lackawanna  Dam  is  located  in  Seismic  Zone  1, 
where  seismic  activity  is  slight  and  additional 
structural  loading  imparted  thereby  is  generally 
insignificant.  Experience  indicates  that  dams  in 
Zone  1  that  are  stable  under  static  loading  condi¬ 
tions  will  maintain  their  structural  integrity  when 
subjected  to  the  negligible  dynamic  loads  imposed 
by  the  weak  seismicity  characteristic  of  this  area-. 
As  indicated  in  the  preceding  paragraphs,  this  dam 
is  considered  stable  under  the  existing  static 
conditions. 
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SECTION  7  -  ASSESSMENTS/RECOMMENDATIONS/ 
REMEDIAL  ACTIONS 


7.1  DAM  ASSESSMENT 

a.  Safety 

Subject  to  the  inherent  limitations  of  the  Phase  I 
visual  inspection.  Lake  Lackawanna  Dam  is  judged  to 
be  in  a  good  overall  structural  condition.  However, 
the  spillway  is  capable  of  accommodating  only  73% 
of  the  100-year  frequency  design  flood.  Some  dam 
overtopping  could  be  tolerated  without  serious 
consequences  because  of  the  low  height  of  the  dam, 
its  high  crest  width-to-height  ratio,  and  the  fact 
that  the  embankment  has  5-foot-wide  concrete  side¬ 
walk  pavement  extending  along,  and  protecting,  its 
entire  crest,  it  is  recommended  that  this  dam  be 
placed  in  the  significant  hazard  category  because  a 
dam  failure  could  result  in  substantial  damage  to 
several  residences  and  a  road  bridge  downstream  as 
well  as  the  possible  loss  of  a  few  lives. 

b.  Adequacy  of  Information 

With  the  exception  of  visual  observations,  no  inr- 
form^tion  was  available  for  use  in  assessing  this 
dam.  However,  based  on  the  good  condition  of  the 
dam,  it  is  feit  that  the  inspection  provided  suf¬ 
ficient  information  with  which  to  perform  a  cogent 
evaluation. 

c.  Urgency 

Implementation  of  the  recommendations  pertaining  to 
routine  maintenance  may  be  undertaken  in  the  fu- 
'  ture.  However,  it  is  felt  that  monitoring  of  the 
seepage  near  the  left  abutment  should  begin  very 
soon. 

d.  Necessity  for  Further  Study 

Since  the  spillway  cannot  accommodate  the  design 
storm,  it  is  recommended  that  more  precise  hydro- 
logic  and  hydraulic  analyses  be  performed  to  deter¬ 
mine  the  need  for  and  type  of  mitigating  measures 
v  that  may  be  necessary. 


7.2  RECOMMEHDATIOMS/REMEDIAL  ACTIONS 

a.  Recommendations 

It  is  recommended  that  monitoring  of  the  seepage 
begin  very  soon  to  determine  the  remedial  action 
required.  The  studies  to  be  undertaken  in  the 
future  should  include  additional  hydraulic  and 
hydrologic  investigations  to  refine  the  magnitude 
of  the  design  flood  and  spillway  calculations^  It 
is  further  recommended  that  the  brush  and  trees  on 
the  embankment  be  removed  arid  the  eroded  areas 
filled  and  seeded.  Protection  against  wave  erosion 
should  be  provided  on  the  upstream  face  of  the  dam, 
arid  the  deteriorated  sections  Of  concrete  on  the 
wingwall  and  bridge  soffit  should  be  repaired. 

b.  O&M  Maintenance  and  Procedures 

The  owners  should  develop  a  periodic  maintenance 
plan  and  establish  routine  operating  procedures  for 
the  dam.  These  procedures  should  include  periodic 
operation  of  the  blowoff  valve  to  ensure  its  proper 
functioning  and  keep  the  intake  area  free  of  exces¬ 
sive  siltation.  The  owners  should  also  create  an 
emergency  action  plan  and  downstream  warning  system 
to  minimize  the  potential  for  flood  damage  down¬ 
stream. 
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ROUTED  FLOWS  THROUGH  RESERVOIR 

1STAQ  ICQMF  IECON  ITAPE  JPLT 

2  1  0  0  0 

ROUTING  DATA 

GL05S  CLOSS  AVG  IRES  I SAME  I OPT 

0.  0  0.  000  0. 00  1  0  0 


STAGE  712.  50 

713.  00 

714.  00 

715.  00 

716.  00 

716.  60 

FLOW  0.  00 

120.  00 

624.  00 

1343.  00 

2219.  00 

2799.  00 

SURFACE  AREA=  114. 

225. 

CAPACITY=  0. 

1248. 

ELEVATION=  713. 

720. 

CREL 
712.  5 

SPWID 

0.  0 

COQW  EXPW 

0.  0  0.  0 

ELEVL 

0.  0 

COOL  CAREA 

0.  0  0.  0 

JPRT  INAME  ISTAGE 

0  I  0 


717,  20 


3466.  00 


TOPEL 
716.  6 


DAM  DATA 
COQD  EXPD 

0.  0  0  0 


MO.  DA 
i.  01 
1.  01 
1.  01 
1  01 
1.  01 
1.  01 
1.  01 
1. 01 
1.  01 
1.01 
1. 01 
1.01 
1.01 
1.  01 
1.  01 
1.01 
1.  01 
1.  01 
1.  01 
1. 01 
1. 01 
1. 01 
1.  01 
1.  01 
1  01 
1.  01 
1.  0! 
1.01 
1. 01 
1. 01 
1.  01 
1.  01 
1,01 
1. 01 
1. 01 
1. 01 
1  01 
1  01 
1.01 
1.  01 
1  01 
1  01 
1  01 
1  01 
1. 01 
1.  01 
1.  01 
1.  02 
1.  02 
1.  02 
1.  02 
1  02 


HR  HN 
0.  30 
1.  00 

1.  30 

2.  00 

2.  30 

3.  00 

3.  30 

4.  00 

4.  30 

5.  00 

5.  30 

6.  00 

6.  30 

7.  00 

7.  30 
8.00 

8.  30 

9.  00 
9.  30 

10.  00 

10.  30 
11.00 

11.  30 

12.  00 

12.  30 

13.  00 

13.  30 

14.  00 

14.  30 

15.  00 

15.  30 

16.  00 

16.  30 

17.  00 

17.  30 

18.  00 
IB.  30 
19.  00 

19.  30 

20.  00 

20.  30 

21.  00 

21.  30 

22.  00 

22.  30 

23.  00 
23.  30 

0.  00 
0.  30 
1.  00 
l.  30 
2  00 


END-OF 

PERIOD 

1 

2 

3 

4 

5 

6 

7 

8 
9 

10 

11 

12 

13 

14 

15 

16 
17 
IB 

19 

20 
21 
22 

23 

24 

25 

26 

27 

28 

29 

30 

31 

32 

33 

34 

35 

36 

37 

38 

39 

40 

41 

42 

43 

44 

45 

46 

47 

48 

49 

50 

51 

52 


-PERIOD 
HOURS 
0.  50 
1.  00 

1.  50 

2.  00 

2.  50 

3.  00 

3.  50 

4.  00 

4.  50 

5.  00 

5.  50 

6.  00 

6.  50 

7.  00 

7.  50 

8.  00 
B.  50 
9.  00 
9.  50 

10.  ,00 

10.  50 

11.  00 

11.  50 

12.  00 

12.  50 

13.  00 

13.  50 

14.  00 

14.  50 

15.  00 

15.  50 

16.  00 

16.  50 

17.  00 

17.  50 

18.  00 

18.  SO 

19.  00 

19.  50 

20.  00 

20.  50 
21. 00 

21.  SO 

22.  00 

22.  50 

23.  00 

23.  50 
24.00 

24.  50 

25.  00 
25.  50 
26  00 


HYDROGRAPH 

INFLOW 

0. 

0. 

0. 

4. 

20. 

5B. 

142. 

356. 

750. 

1276. 

1883. 

2532. 

31  Bl. 
3756. 
4199. 
4490. 
4616. 
4555. 
4323. 
401B. 
3714. 
3425. 
3154. 
2900. 
2663. 
2441. 
2233. 
2036. 
1B52. 
1679. 
1517. 
1368. 
1231. 
1105. 
992. 
889. 
798. 
715. 
642. 
575. 
516. 
463. 
415. 
372. 
334. 
300. 
269. 
241. 
216. 
194. 
174. 
156 


DAMW1D 

0 

ORDINATES 
OUTFLOW  STORA'JI' 
0.  0 

0.  «' 

0.  " 

0.  '» 

1.  1 

4.  2 

12.  6. 

32.  15 

74.  36. 

178.  72. 

394.  126. 

676.  195. 

1100  276. 

1574  364. 

2077,  453. 

2560.  537. 

3004  610. 

3370.  66B. 

3652.  706. 

3799  725. 

3B1B.  727. 

3747.  71B. 

3617.  702. 

3452.  681. 

3299.  656. 

3126.  629. 

2941.  600. 

2755.  571. 

2583.  541. 

£407.  511. 

2230  481. 

2069.  452. 

1910.  423 

1754  396 

1604.  370 

1461.  345 

1329.  322 

1223.  301 

1121.  280 

1023.  261 

932.  243 

046.  227 

766.  212 

692.  198 

625.  185 

580.  174 

536.  162 

4=4.  101 

455.  141 

417.  132 

382.  1 23 

349  111 


I  AUTO 
0 


718.  20 
4925.  00 


ISIAOI. 
'12  5 
nv  i* 

MJ  1 

n‘J  r. 

*12  5 
712.5 
712.  6 

712.  6 
712.8 

713.  1 

713.  5 

714.  1 

714.7 
715.3 

715.8 
716.  4 

716.  8 

717.  1 
717.  3 
717.  4 
717.  4 
717.  4 
717.  3 
717.  2 
717.  0 
716.  9 
716.  7 
716.  6 
71fc.  4 
716.  2 
716.  0 

715.  8 
715.  6 
715  5 
715.  3 
715.  1 
715.  0 
714.  8 
714.  7 
714  6 
714.  4 
714.  3 
714.  2 
714.  1 
714.  0 
713.9 
713.8 
713.  7 
713.  7 
713.  6 
713.  5 
713  5 
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1.  02 

2.  30 

53 

26.  50 

140. 

318. 

107, 

1.  02 

3.  00 

54 

27.  00 

125. 

290. 

ICO 

1. 02 

3.  30 

55 

27.  50 

112. 

264. 

V  * 

1.  02 

4.  00 

56 

28.  00 

101. 

239 

1*  * 

1. 02 

4.  30 

57 

28.  50 

90. 

217. 

OS 

1.  02 

5.  00 

50 

29.  00 

81. 

196. 

77. 

1. 02 

5.  30 

59 

29.  50 

72. 

177. 

72* 

1.  02 

6.  00 

60 

30.  00 

63. 

160. 

69 

1. 02 

6.  30 

61 

30.  50 

55. 

144 

64. 

1. 02 

7.  00 

62 

31. 00 

44, 

129. 

6! 

1.  02 

7  30 

63 

31.  50 

20. 

117. 

t?  7 

1. 02 

0.  00 

64 

32.  00 

15. 

109. 

t>3 

1. 02 

8.  30 

65 

32.  50 

11 

101. 

49 

1  02 

9.  00 

66 

33.  00 

9. 

94 

46 

1.  02 

9.  30 

67 

33.  50 

8. 

87, 

42 

1.  02 

10.  00 

60 

34.  00 

6. 

01 

39 

1.02 

10.  30 

69 

34.  50 

5. 

71 . 

1 . 02 

11.  00 

70 

35.  00 

4 

6- 

33 

1. 0? 

11  30 

71 

35  50 

3 

At. 

1.  02 

11.  00 

70 

35.  00 

4. 

69. 

33. 

1.  02 

11.  30 

71 

35.  SO 

3. 

64. 

31. 

1. 02 

12  00 

72 

36.  00 

2.  ’ 

59. 

28. 

1.  02 

12.  30 

73 

36.  50 

2. 

54. 

26. 

1.  02 

13.  00 

7  4 

37.  00 

1. 

50. 

24. 

1. 02 

13.  30 

75 

37.  50 

1. 

46. 

22. 

1.  02 

14.  00 

76 

3B.  00 

1. 

42. 

20. 

1.  02 

14.  30 

77 

3B.  50 

0. 

3? 

19. 

1.  02 

15.  00 

78 

39.  00 

0. 

36. 

17. 

1.  02 

15.  30 

79 

39.  50 

0. 

33. 

1 6. 

1. 02 

16.  00 

00 

40.  00 

0. 

30. 

14. 

1.  02 

16.  30 

01 

40.  50 

0. 

28. 

13. 

1.  02 

4  AH 

17.  00 

« i  nr\ 

82 

m 

41.  00 

41  50 

0. 

0. 

25. 

23. 

12. 

11 

1.  0?. 
1.  02 
1.  02 
1.  02 
1.  02 
1.  02 
i.  02 
1. 02 
1.  02 
1.  02 
1. 02 


i-i  ,v-  !  mi  plow  is 


•jo  10 


i 

i 
i 

l. 

i  . 

l. 

AT  TIN" 

(.1  S 
(.MS 
INCHES 
MM 
AC- FT 
THQUS  CU  M 


02 

03 

03 

03 

03 

03 


10  00 

18.  30 

19.  00 

19.  30 

20.  00 

20.  30 

21. 00 

21.  30 

22.  00 

22.  30 

23.  00 
23.  30 

0.  00 
0.  30 
1.  00 

1.  30 

2.  00 


B4 

85 

BA 

07 

BO 

99 

90 

91 

92 

93 

94 

95 

96 

97 

98 

99 

100 


42.  00 

42.  50 

43.  .00 

43.  50 

44.  00 

44.  50 

45.  00 

45.  50 

46.  00 

46.  50 

47.  00 
47.  50 
40.  00 
40.  50 
49.  00 

49.  50 

50.  00 


0 

0. 

0. 

0 

0. 

0 

0. 

0. 

0. 

0. 

0. 

0. 

0. 

0. 

0. 

0. 

0. 


21 

20. 

10. 

16. 

15. 

14. 

13. 

12. 

11 

10. 

9. 

0. 

7. 

7. 

6. 

6. 

5. 


10. 50  HOURS 
3810. 
100. 


3374. 

96 

2.  37 
60.  30 
1673, 
2063. 


1631. 
46. 
4.  D9 
lit.  57 
3234. 
3909. 


006. 

23. 
4.  73 
120.  11 
3332. 
4110. 


10. 

9. 

9 

e. 

7. 

7. 

6. 

6 

5. 

S. 

4. 

4. 

4 

3. 

3. 

3. 

2. 


80643. 

2284. 

4.  73 
120  11 
3332 
4110. 


•J 

2 

2 


713.  4 
713  3 
713  3 
713 
713 
713 
713.  1 
713  1 
713.  0 
713  0 
713  O 
713  0 
712  9 
712  9 
712  9 


712  (1 


712 

712 

TIP 

/IV. 


712.  B 
712.  7 
712.  7 
712.  7 
712.  7 
712.  7 
712.  7 
712.  6 
712.  6 
712.  6 
712.  6 
712.  6 
712.  6 
712.  6 
712.  6 
712.  6 
712.  6 
712.  6 
712  6 
712.  6 
712.  5 
712.  5 
712.  5 
712.  5 
712.  5 
712.  5 
712.  5 
712.  5 
712.  5 
712.  5 
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JP-  RUNOFF  SUMMARY,  AVERAGE  FLOW  IN  CUBIC  FEET  PER  SECOND  (CUBIC  METERS  PER  SECOND) 

AREA  IN  SQUARE  MILES (SQUARE  KILOMETERS) 


HVDROGRAPH  AT 

1 

4616. 

3846. 

1665. 

807. 

13  22 

( 

130.  71  >< 

108.  89) ( 

47.  14)  ( 

22.  85)  ( 

34.  24) 

ROUTED  TO 

2 

3818. 

3374. 

1631. 

806. 

13.  22 

< 

ioa.  in ( 

95.  53)  ( 

46.  17)  ( 

22.  84 )( 

34.  24) 

SUMMARY*  OF  DAM  SAFETY  ANALYSIS 


ELEVATION 

STORAGE 

OUTFLOW 


INITIAL  VALUE 
712.  50 
0. 

0. 


SP I LLWAV  CREST 
712.  50 
0. 

0. 


TOP  OF  DAM 
716  60 
578. 
2799. 


RATIO  MAXIMUM 

op  RcnrnvoiR 

PMF  W.  n.  ELtV 

0.00  717.  44 


MAXIMUM 
DEPTH 
OVER  DAM 
0.  84 


MAXIMUM 
STORAGE 
AC -FT 
727. 


MAXIMUM 

OUTFLOW 

CFS 

3818. 


DURATION 
OVER  TOP 
HOURS 
5.  50 


TIME  OF  TIME  OF 

MAX  OUTFLOU  FAILURE 
HOURS  HOURS 

10.  50  0.  00 


